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Message Text 


UNCLASSIFIED 

PAGE 01 BANGKO 18904 061349Z 
44 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO /009 W 

051328 

R 061025Z NOV 73 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 8766 

UNCLAS BANGKOK 18904 

E.O. 11652: N/A 
TAGS: ABLD, TH 

GOUBJ: OBX MACHINE ROOM SETTLEMENT, PROPERTY NO. 013 16A 
FOR A/FBO FROM LORA. 

1. ONE OF PROBLEMS REFERRED TO FBO ENGINEER WILLIAM F. MCCOLLOUGH 
DURING HIS RECENT VISIT TO BANGKOK WAS THE STRONG POSSIBILITY OF 
SERIOUS DAMAGE TO AC CHILLERS AS SETTLEMENT OF MACHINE ROOM FLOOR 
SLAB CONTINUES. TO PRECLUDE SUCH POSSIBILITY, YIP IN TSOI CO- 

WHO INSTALLED AND IS CURRENTLY MAINTAINING AC EQUIPMENT, RECOMMENDS 
IMMEDIATE INSTALLATION OF 4 SETS 6 INCH X 24 INCH FLEXIBLE HOSE 
CONNECTIONS WITH 8 EACH 6-INCH FLA NGES TO WATER SUCTION AND 
DISCHARGE LINES OF AC CHILLERS. JACKING UP AND SHIMMING THE CHILLERS 
FOR PROPER ALIGNMENT, FOR TOTAL LUMP SUM COST BAHT 14,000. 

2. REQUEST ALLOTMENT FUNDS ASAP. IF THIS WORK TO BE CONSIDERED AS 
PART OF OB UNDERPINNING PROJECT, REQUEST AUTHORIZATION ISSUE CHANGE 
ORDER EXTRA FOR ABOVE AMOUNT PLUS 12.5 PERCENT OVERHEAD PROFIT 

OR BAHT 1,750 FOR THAI YONG PHANICH CO. 

KINTNER 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 NOV 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BANGKO18904 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731 153/aaaabmzx.tel 

Line Count: 45 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 23 OCT 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <23-Oct-2001 by myersjs0>; APPROVED <07 FEB 2002 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: n/a 
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